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UNCLASSIFIED 

PAGE 01 NOUAKC 02657 020837Z 
14 

ACTION FBOE-OO 

INFO OCT-01 AF-08 ISO-OO SY-05 /014W 

057969 

R 011730Z NOV 76 
FM AMEMBASSY NOUAKCHOTT 
TO SECSTATE WASHDC 6524 
AMEMBASSY ABIDJAN 

UNCLAS NOUAKCHOTT 2657 

ABIDJAN FOR RSO 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUBJECT: EAST PERIMETER WALL AND COMPOUND LIGHTING 

1 . FBO TEAM HAS REVIEWED PROPOSED PLAN FOR CONSTRUCTION 
OF EAST PERIMETER WALL WITH RSO, CONTRACTOR AND POST. 

BELIEVE 3 METER WALL WITHOUT WROUGHT IRON GRILL MORE PRACTICAL. 
POST AND RSO CLARKE CONCUR. 

2. LOW BID OF 1.239,340 UM (APPROXIMATELY $28,400) FOR 

THIS CONSTRUCTION. DEPARTMENT REQUESTED TO APPROVE FUNDS 
TO PERMIT ORDERING OF MATERIALS BY CONTRACTOR AND START 
OF CONSTRUCTION ASAP. 

3. TEAM AND RSO AGREE WITH POST THAT COMPOUND LIGHTING 
SHOULD NOT EXTEND ABOVE WALL AS ORIGINALLY PROPOSED. 

HENDON SUGGESTS LIGHTING SHOULD BE SIMILAR TO THAT RECENTLY 
INSTALLED IN TOKYO CHANCERY, I.E., POLE MOUNTED DOWN LIGHTS. 

RSO CONCURS. AS LAYOUT OF LIGHTING PLAN DEPENDENT ON 
GENERATOR AND PANEL CAPACITY AND SITING OF PROPOSED NEW 
CONSTRUCTION, PLAN CAN BE DEVELOPED AFTER RETURN 

OF TEAM AND POST ADVISED OF EQUIPMENT TO BE ORDERED, 

ETC. AT THAT TIME. 
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